Nal latsakeye Town Ya rd Facility On-Site Assistance Contact: 


Mike Dupuis 
51 GROVE ST., ARLINGTON, MA 0276 Commodore Builders 
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Work Hours: 7:00 AM — 3:30 PM 


Weekend work will be on an as needed basis 





Construction Update 9/13/2021 





PHASE 1 & 1A BUILDING CONSTRUCTION: MAY 2021 — NOVEMBER 2022 
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CONSTRUCTION DETAILS 


CONSTRUCTION SAFTEY 


CONSTRUCTION 4 WEEK LOOK AHEAD — STARTING WEEK OF SEPTEMBER 13TH, 2021 


The above layout identifies demolition areas in the work site and impacts along Grove Street. 
Additional work to be performed in the upcoming weeks includes: 


CONSTRUCTION ACTIVITIES: 
- Building A— HVAC and Electrical Rough Work 
- Building A — Start Metal Framed Partitions 
- Site — Demolish Concrete Walls 
- Site — Strip and Remove Site Topsoil at Field 
- Site — Additional Onsite Soil Testing 


PUBLIC IMPACTS: 
- Field adjacent to the DPW parking lot to be closed to public until further notice 
- During removal of topsoil, trucks will be entering and leaving the site 


COVID-19 UPDATE 
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Arlinston Town Yard Facility Project — Progress Photos 








Building A A Pathan After Demo (Taken 8/ 17/21) 
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Building A Plywood Subfloor (Taken 8/17/21) 





Arlington Town Yard Facility Project — Progress Photos 
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Building A Lead Containment (Taken 8/31/21) 
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Ductwork on Site (Taken 8/31/21) 





Arlinston Town Yard Facility Project — Progress Photos 








Ductwork on Site (Taken 8/31/21) 


